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DE-049-64 

Contract No. GA-1853 
Amendment No. 8 

11 September 19 64 


25X1 A 


Gentlemen: 


1. Subparagraph c. of PART III - ESTIMATED COST AND FIXED FEE, 
as amended, is hereby deleted in its entirety and the following is 
substituted therefor: 


25X1A 


”c. The sum of | 

performance of this contract.” 


is hereby allotted for the 


2. All other terms, conditions and requirements of this Contract 
GA-1853 > as amended, remain unchanged. 


3* Please indicate your receipt and acceptance of this Amendment 
No. 8 to Contract GA-1853 by executing the original and three copies 
hereof. Return the fully executed original and two copies to the under- 
signed and retain the. remaining copy for your files. 


25X1A 

25X1A 


TH E UNITED STATES „QF AMERICA 
BY 

Contracting Officer 


ACKNOWLEDGED AND ACCEPTED 


DATE 4J. 
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DE-033-64 

Contract No. GA-1853 
Amendment No. 7 


25 August 1964 


25X1A 


Gentlemen: 


1. The Government has requested the Contractor to undertake the modifi- 
cation of Feasibility Hardware in pursuance of which the Contractor has entered 
into a subcontract approved b y the Government and bas ed upon Work Statement 


25X1 A of Modification of Feasibility 
this subcontract is 


] with fixed fee of [ 


1 


The estimated cost of 


25X1A 

25X1A 


2. As a result of the additional work required of the Contractor in the 
performance of this subcontract Part III of the contract, "Estimated Cost and 
Fixed Fee", is amended as follows: 


PART III - ESTIMATED COST AND FIXED FEE 

a. The total estimated cost for the performance of this contract is 

b. The fixed fee for the performance of this contract is 


25X1A 

25X1A 


Notwithstanding subparagraphs a. and b. above the total sum available 
and allotted to this contract is I I it being understood and agreed that 


c. 


of this amount 

is money 

I Hsubcontract. 



is money allotted for the accomplishment of the 
] is the maximum amount for which the 


Government snail oe naDie n mis x. ' 

or obligations in excess of this amount in furtherance of performance hereunder, 
shall be at the Contractor’s own risk. 


25X1A 

25X1A 

25X1A 

25X1A 


as 


3. All other terms, conditions and requirements 
amended, remain unchanged. 


of this contract GA-1853, 
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4. Please indicate your receipt and acceptance of this Amendment No. 7 
to Contract GA-1853 by executing the original and three copies hereof. Return 
the fully executed original and two copies to the undersigned and retain the 
remaining copy for your files. 


ACKNOWLEDGED AND ACCEPTED 


date 2C LQLa/- 


TH E UNITED STATES OF AMERIC A 
BY 


Contracting Officer 


25X1A 

25X1A 


- 2 - 
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